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Town of Arlington, Massachusetts 
730 Massachusetts Ave., Arlington, MA 02476 
Phone: 781-316-3000 

webmaster@town.arlington.ma.us 


Conservation Commission Agenda 10/05/2012 - Updated 

Arlington Conservation Commission 
Meeting Notice and Agenda 
October 4, 2012 

Please note: The listing of matters are those reasonably anticipated which may be discussed at the meeting. Not all 
items listed may in fact be discussed and other items not listed may be brought up for discussion to the extent 
permitted by law. 

7:45pm Call meeting to order and review agenda 
7:50pm Other Commission Business: 

Stone Road- 1) illegal dumping rfrd to Lgl Dp 2) trees in wires 3) rmvl of Ig logs, ask DPW 
Meadowbrook Park cleanup - fall cleanup November 3 
0 Hemlock St conservation land 
Addison St dock - removed soon 

317 Mystic St - NON sent 7/19/2012, owner to mtg 8/2/2012, CB to conduct site walk 

Reservoir - Weed management operations site walk 10/5 

Mt. Pleasant Cemetery/Meadowbrook Park - tree and mulch piles 

Walking book - update 

AC field - public access 

22 Mill Street - Sycamore Tree 

Minutes: 9/6, 9/14, 9/20 minutes 
Administrative: 

8:15pm Request for Determination of Applicability - Route 2 stormwater improvements 
Other Commission Business, cont’d: 

ltem(s) not reasonably anticipated by the Chair 48 hours in advance of this meeting 
Project Updates: 

Hills Pond, Menotomy Rocks Park (91-152) - treated 5/29/2012, needs algae trtmnt 8/2012 
Upper Mystic Lake, aquatic weed control (91-185) - treated 6/27/2012 
Spy Pond, aquatic weed treatment (91-194) - treatment sched for 7/17/2012 
Dothan St, rear of 107 Thesda St (91 -196) - notice of test pits 3/2012 

Alewife Greenway (91-200) - started 6/2010, boardwalk thru cattail marsh completed 1/2012, St. Paul’s 
cantilever compl. 8/2012 

Highland Fire Station (91-210) - started 8/2010, mostly complete 1/2012 

30-50 Mill St (91 -213) - started 8/2011, building up 4/2012, dust control 5/2012 

Mystic Valley Parkway bridge reconstruction over Alewife (91-215) - started 2/2012, 1.5 yrs 

59 Beverly Rd (91-217)-started 8/2010, mostly complete 5/2011, amend dock to be filed soon 

Wellington Tennis Courts (91-231) - strtd 6/2011, mstly comp 12/2011, chkd rep area 5/9/2012 

63 Beverly Road (91-233) - started 8/2011, landscaping plan aprvd 6/7/2012 

63 Sunnyside (91-237) - estim to start summer 2012 

Thorndike Dog Park (91-238) - started 12/2011, det.basin installed, opened 6/2012 
Old Colony Lane drain repair (A11.3) - started 12/7/2011 
15 Parker St (91-239) - started 2/2012 

AC Field, Summer St (91-240) - strtd 5/2012, insp to rem eros cntrl 8/8/2012 
Boulevard Rd, Spectra gasline (AW-103) - started 5/2012, nearly complete 7/11/2012 
Hurd Field parking lot (91-241)-started 8/2012, pavement in 9/2012 
Reservoir water chestnut removal (A11.1) — started 7/20/2012 

Citizens Open Forum 
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